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LIMITED OFFICIAL USE STATE 072052 

E. O. 11652: N/A 
TAGS: ASEC, PINS 

SUBJECT: PHYSICAL SECURITY - COMCENTER CONSTRUCTION JOB - 
SEABEE SUPERVISION 

FOR RSO 

PLANS ORIGINALLY WERE FOR SEABEE ON SITE SUPERVISION 
YOUR EMBASSY FROM AUG 1972 - NOV 1972. WE HAVE CONTINUED 
TO EXTEND SEABEE PRESENCE YOUR POST DUE TO CLAIMED 
CONSTRUCTION PROBLEMS HAMPERING JOB COMPLETION. WE FIND 
IT EXTREMELY DIFFICULT TO EXTEND SEABEES BEYOND MAY 1 1, 
1973. STRONGLY REQUEST WORK BE COMPLETED BY THAT DATE 
AS WE HAVE URGENT NEED FOR SEABEES AT OTHER SENSITIVE 
WORK SITES. IF UNABLE TO MEET ABOVE COMPLETION DATE. 

GIVE OVERRIDING CIRCUMSTANCES - REASONS WHY NOT AND 
FIRM REPEAT FIRM COMPLETION DATE. SEND IMMEDIATE REPLY. 
ROGERS 
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Copy: SINGLE 
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Disposition Approved on Date: 

Disposition Authority: golinofr 
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Disposition Comment: 25 YEAR REVIEW 
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Disposition Event: 

Disposition History: n/a 
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Disposition Remarks: 

Document Number: 1973STATE072052 

Document Source: CORE 

Document Unique ID: 00 

Drafter: HCKROHN: HB 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: n/a 

From: STATE 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730445/aaaaired.tel 

Line Count: 53 
Locator: TEXT ON-LINE 
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